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Message Text 


UNCLASSIFIED 

PAGE 01 BOMBAY 00082 101336Z 

53 

ACTION AID-59 

INFO OCT-01 NEA-09 ISO-OO ACDA-10 CIAE-00 INR-07 10-10 

L-02 NSAE-00 NSC-05 RSC-01 OES-05 FEAE-00 IGA-01 /110W 

119073 

R 101135Z JAN 75 
FM AMCONSUL BOMBAY 
TO USAEC GERMANTOWN 
INFO SECSTATE WASHDC 5019 
AMEMBASSY NEW DELHI 

UNCLAS BOMBAY 0082 

E. O. 11652: N/A 
TAGS: ENRG, IN 

SUBJ: TARAPUR WEEKLY REPORT AID LOAN 386-H-091 

1. FOLLOWING IS REPORT FOR WEEKS ENDING DECEMBER 8, 1974, 
DECEMBER 15, 1974, DECEMBER 22, 1974, DECEMBER 29, 1974 
AND JANUARY 5, 1975: 

2. TIME CONNECTED TO THE GRIND: 

UNITONE: 835.07 HOURS 
UNIT TWO: 537.8 HOURS 

3. PEAK POWER GENERATED: 

UNITONE: 134 MW 
UNIT TWO: 192 MW 

4. MW HOURS GENERATED: 

UNITONE: 103,696 
UNIT TWO: 92,048 

5. REMARKS: 

UNIT ONE: UNIT GENERATOR TAKEN OFF THE LINE AT 2234 
UNCLASSIFIED 
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HOURS ON DECEMBER 18, 1974 FOR BRUSH REPLACEMENT. 
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GENERATOR SYNCHRONIZED BACK TO THE GRIND AT 0330 
HOURS ON DECEMBER 19, 1974. 

UNIT TWO: (A) UNIT TWO SCRAMMED ON TRANSIENT LOW 
REACTOR PRESSURE AT 1353 HOURS ON DECEMBER 20, 1974 
AND SYNCHRONIZED BACK TO THE GRIND AT 2103 HOURS 
ON DECEMBER 20, 1974. 

(B) UNIT TWO SCRAMMED ON LOW VACUUM TURBINE LOCKOUT 
AT 1353 HOURS ON DECEMBER 22, 1974 AND UNIT SYNCHRONIZED 
TO THE GRIND AT 2120 HOURS ON DECEMBER 22, 1974. 

(C) UNIT TWO SHUT DOWN AT 0000 HOURS ON DECEMBER 25, 

1974 FOR SECONDARY STEAM GENERATOR TUBE LEAK REPAIRS. 

BANE 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: REPORTS, TARAPUR II, NUCLEAR POWER PLANTS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 10 JAN 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BOMBAY00082 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750010-0713 
From: BOMBAY 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 97501 67/aaaacgpq. tel 

Line Count: 76 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: CollinPO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 17 MAR 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 7 MAR 2003 by daviscw>; APPROVED <1 7 FEB 2004 by CollinP0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: TARAPUR WEEKLY REPORT AID LOAN 386-H-091 
TAGS: ENRG, IN 
To: AEC 
Type: TE 
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